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April 2h, 1 956 


Tot G. K. 


Appendant herewith is a tabular "progress" report of the 
status of the equipment under Amendment b, Contract EQ-1806. We hope 
that you will appreciate that the estimated completion dates given, 
particularly those for Minicard equipment, are somewhat approximate 
in that these dates allow only a short time for evaluation and testing 
after assembly. Of course, we hope that everything will fall into 
place, but with such completely new equipment we cannot be sure. 

You asked about specifications for the Step-and-Repeat 
Printer, and we understand that these were forwarded to you about ten 
days ago . 


The fifth ?0mm processor does need some modification because 
it was a prototype model. However, we believe that as far as external 
configuration and performance are concerned, it will be or can be made 
identical to the other four. The fifth printer has not been ordered yet. 
It naturally would be identical to the other four if you wanted it. As 
you know, we feel that both of these machines have cost us considerably 
more than we are charging you. However, should you want the fifth 
processor and the fifth printer it is our feeling now that we will offer 
them to you at the same price as the others. 

Another point that you asked me to investigate was our use 
of the tape copy of the time signals . At the present time no one seems 
to know why we should receive this. 

We now have prices on all spare parts for the 70mm machines 
and will submit a report on these in a separate letter. 


Enclosures 
c/ c tJ ,L.B. 
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